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ACTION FBO-08 

INFO OCT-01 EUR-06 ISO-OO A-01 SY-04 /020W 

031826 

R 100600Z AUG 74 
FM AMCONSUL LENINGRAD 
TO SECSTATE WASHDC 0658 
AMEMBASSY MOSCOW 

CONFIDENTIAL LENINGRAD 0751 

E.O. 11652: XGDS-2 

TAGS: ABLD, ABUD, ACOM, AFSP, ASEC 
SUBJECT: LENINGRAD OFFICE BUILDING 

REF: MOSCOW 11989 (NOTAL) 

1. FOLLOWING IS ESTIMATED OF BUILDING MATERIALS NEEDED TO 
COMPLETE FOURTH, FIFTH, AND SIXTH FLOORS. LIST, COORDINATED 
WITH ALL INTERESTED D 

SECTIONS OF POST, WAS AGREED UPON FOLLOWING PHYSICAL SECURITY 
INSPECTION BY MR. EDWARD MCGRATH. COST ESTIMATE, BASED ON 
COST OF ITEMS PREVIOUSLY OBTAINED IN FINLAND, IS DOLS 1 1,000. 

IF ALL ITEMS PURCHASED FINLAND, ESTIMATE TRANSPORTATION AT 
DOLS 500. 

A. FLOOR TILE, FINYLE ASBESTOS, 1,000 SQ. FT.. 

B. CEMENT FOR TILES, 6 LITERS 

C. FLOOR LEVELER, 250 KGS. 

D. WELDING OXYGEN, 6 BOTTLES 

E. WELDING ACETYLENE, 3 BOTTLES 

F. PLYWOOD, 4X8, 5/8 IN. THICK, 80 SHEETS 

G. PLYWOOD, 4X4, 1/4 IN. THICK, 50 SHEETS 

H. ANGLE IRON, 2X2 IN., 500 FT. 

I. REENFORCING IRON BAR (REBAR) 2,000 FT. 

J. PAINT, 115 GALLONS 

K. 2X4 IN. LUMBER, 800 FT. 

L. TWO LARGE, SOLID WOOD DOORS FOR GROUND FLOOR, REAR, OF 
OFFICE BUILDING, WITH HARDWARE. 

M. ONE STANDARD SIZE INTERIOR DOOR FOR UPPER FLOORS OF 
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N. ASSORTED HANGERS, PLUGS, SCREWS AND OTHER HARDWARE ESTIMATED 
AT DOLS 1,000. 

2. APPROPRIATE SECTIONS OF POST FULLY PREPARED JUSTIFY MATERIALS, 
SPECIFICATIONS, AND AMOUNTS. REQUEST THAT INTERESTED WASHINGTON 
AGENCIES COORDINATE. 

3. IF THIS FUNDING NOW POSIBLE THROUGH FBO CODE 220, REQUEST AUTH- 
ORIZATION AS SOON AS POSSIBLE TO ASSURE PRESENCE OF MATERIALS ON SITE 
UPON ARRIVAL OF SEABEES. IF NOT, WE URGE INTERESTED AGENCIES TO 
MEET SOONEST TO DECIDE FUNDING. 

4. POST WISHES TO BREAK CYCLE OF MATERIALS ON SITE WITHOUT SEABEES 
OR SEABEES ON SITE WITHOUT MATERIALS WHICH HAS DELAYED COMPLETION 
OF PROJECT TO DISADVANTAGE OF USG PROGRAMS. 

5. FOR MOSCOW: FURTHER RESPONSE REFTEL BEING SENT 
SEPARATELY. 

GLEYSTEEN 
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